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Message Text 


UNCLASSIFIED 

PAGE 01 ISTANB 03593 281239Z 
10 

ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 /014W 

030066 

P 281230Z OCT 75 
FM AMCONSUL ISTANBUL 
TO SECSTATE WASHDC PRIORITY 6642 
INFO AMEMBASSY ANKARA 

UNCLAS ISTANBUL 3593 

FOR PAUL STANGE, EUR/FBO 

EO 11652: N/A 
TAGS: ABLD, TU 

SUBJECT: METAL WINDOW FRAMES 

REF: (A) ANKARA 7829; (B) ISTANBUL 3424, 3116 AND 2795; 

(C) A-4347; (D) UNDER SECRETARY'S LETTER TO PRINCIPAL OFFICERS 

1. IN LINE WITH DEPT'S DESIRE TO IMPROVE SECURITY AT OVERSEAS 
POSTS AND IN CONSULTATION WITH RSS AND RSO, CONGEN STRONGLY 
RECOMMENDED USE OF LEXAN GLASS IN CONSUL GENERAL S OFFICE 
BECAUSE OF ITS HIGH EXPOSURE TO NEARBY BUILDINGS. LEXAN GLASS 
FOR THIS PURPOSE HAS ARRIVED, BUT CANNOT BE INSTALLED BECAUSE OF 
THE NEED FOR STEEL WINDOW FRAMES (REF B). 

2. IN ADDITION TO SECURITY, THERE ARE SEVERAL OTHER FACTORS THAT 
MAKE THIS PROJECT OR URGENT PRIORITY. UNLESS IT IS BEGUN IN 
IMMEDIATE FUTURE ONSET OF WINTER WEATHER WILL MAKE IT IMPRACTICABLE 
TO IMPLEMENT BEFORE NEXT SPRING. AT SAME TIME CONTRCTOR CITING 
INFLATIONARY PRESSURES AND NOTING THAT BID PRESENTED TWO MONTHS AGO 
IS REQUESTING AN INCREASE TO HIS BID PRICE OF SEVENTEEN HUNDRED 

AND SIXTH DOLLARS ($1760). WE BELIEVE WE CAN HOLD CONTRACTOR TO 
ORIGINAL BID PROVIDED WE CAN MAKE EARLY COMMITMENT THROUGH 
PURCHASE ORDER. 

3. PLEASE ADVISE. 

MACE 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 OCT 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975ISTANB03593 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750373-0517 
From: ISTANBUL 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19751015/aaaaamwz.tel 

Line Count: 52 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 ANKARA 7829, 75 ISTANBUL 3424 
Review Action: RELEASED, APPROVED 
Review Authority: buchantO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 20 OCT 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <20 OCT 2003 by ReddocGW>; APPROVED <09 FEB 2004 by buchant0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: METAL WINDOW FRAMES 
TAGS: ABLD, TU 
To: STATE 
Type: TE 
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